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ORIGIN INT-05 

INFO OCT-01 NEA-09 ISO-OO RSC-01 /016R 
66605 

DRAFTED BY: INDUS :LLBENTON 
APPROVED BY: NEA/ARP : FDICKM AN 
INT:USGS:HLFLEMING 

114331 

R311640Z JAN 75 
FM SECSTATE WASHDC 
TO AMEMBASSY JIDDA 

UNCLAS STATE 022741 

E.O. 11652: N/A 
TAGS: OGEN, US, SA 
SUBJ: UUGSSAG PROJECT 

PASS KIILSGAARD USGS FROM BENTON 

1. RE ABEM TURAN UNIT, FACTORY IN SWEDEN NOT YET ABLE TO DELIVER 
BECAUSE OF SUBCONTRACTOR PROBLEMS. EARLIEST POSSIBLE DELIVERY DATE 
NOW LATE JUNE. HOWEVER EVEN THAT DATE IS UNCERTAIN. THE 
PURCHASING OFFICE FEELS YOU MIGHT WANT TO CANCEL THE ORDER BECAUSE 
OF THE UNCERTAIN DELIVERY DATE. ADVISE ASAP. 

2. NEW ETA ON CHARLES SMITH IS FEB 14. STOESSER'S WIFE NOT YET 
MEDICALLY CLEARED, MUST AWAIT TEST RESULTS. ETA JIDDA ABOUT 
FEB 22. DETRICH ETA UNCERTAIN BUT MAY BE FEB 8. 

3. RE JIDDA 588: FADAL LEFT TUCSON APPROX JAN 26 BEFORE WE COULD 
CONTACT HIM. ASSUME HE WORKED OUT HIS FINANCIAL PROBWEMS. 

TALAL GAMA HAS RECEIED HIS CHECK. IBRAHIM ABUTAIR 

HAS RECEIVED HIS ADVANCE OF FUNDS. HE SHOULD ARRIVE 
JIDDA ABOUT FEB 6 OR 7. 

4. IN MID DECEMBER WE REQUESTED CATALOGS AND APPLICATION BE SENT 
TO JIDDA FROM 5 D.C. AREA SCHOOLS, U. OF NO. CAROLINA AND U. 

VIRGINIA. HAVE ALSO RECENTLY SENT INFO FROM CALIFORNIA SCHOOLS. 
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